OFFICE OF THE PURCHASING AGENT 



DATE: 


BID NO. 
SUBJECT: 


June 29, 2015 


TOWN OF ARLINGTON 
730 Massachusetts Avenue 
Arlington, MA 02476 

Telephone (781) 316-3003 
Fax (781)316-3019 


TO ALL BIDDERS 


15-07 

Roadway Management/Various Locations 


ADDENDUM NO. 1 


TO WHOM IT MAY CONCERN: 

With reference to the bid request relative to the above subject, please note the following: 

BID DEADLINE EXTENDED: TULY 1, 2015,1:00 PM 


Page #19 

Adjustments Greater Than 6" Vertical 
First sentence should be: 

The price bid shall include the cost to lower and plate all structure castings. 


Page #21 

SUBSECTI ON 403.8 METHOD OF MEASUREMENT 
First paragraph should be: 

Reclaimed base course shall be measured for payment by the square yard of pre-reclamation pavement 
area hence reclaimed, complete in-place within the lines shown on the plans, or as directed by the 
Engineer. No deductions will be made for surface structures. 

BIDDER MUST ACKNOWLEDGE ADDENDUM WITH SUBMISSION 


All other terms, conditions and specifications remain unchanged. 
Very truly yours, 

Town of Arlington 


Domenic R. Lanzillotti 
Purchasing Officer 








